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CONFIDENTIAL ATHENS 9931 
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E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: ACR PRE-INSTALLATION WORK 

REF: ISTANBUL 3624 

1 . PER REFTEL, THE FOLLOWING PARENT ROOM WORK PROJECTS SHOULD 
BE COMPLETED BEFORE INSTALLATION OF THE ACR BEGINS: 

A. PAINT THE INTERIOR OF THE PARENT ROOM 

B. RAISE THE NOISE GENERATOR LEDGE TO 8 FOOT ABOVE THE FLOOR. 

C. ALL POWER INSTALLATIONS WILL BE 3 WIRE AND INSTALLED 
IN CONDUIT. PLASTIC CONDUIT IS ADEQUATE. 

D. INSTALL A POWER SWITCH INSIDE OF THE PARENT ROOM, NEAR 
THE ENTRANCE. THE ROOM LIGHTS AND THE NOISE GENERATOR WILL BE 
ACTUATED FROM THIS SINGLE SWITCH. THE SWITCH AND THE WIRING 
SHOULD HAVE A MINIMUM CURRENT CAPACITY OF 15 AMPS. THE CONDUIT AND 
WIRING FROM THIS SWITCH SHOULD TERMINATE AT A POWER RECEPTICAL AT 
THE CENTER OF THE CEILING IN THE PARENT ROOM AND AT A POWER 
RECEPTICAL AT THE NOISE GENERATOR BENCH. 

E. INSTALL A POWER SWITCH INSIDE THE PARENT ROOM NEAR THE 
PARENT ROOM ENTRANCE. INSTALL A POWER SWITCH INSIDE THE PARENT ROOM 
NEAR THE PARENT ROOM ENTRANCE. THE AIR CONDITIONER WILL BE ACTUATED 
FROM THIS SWITCH. THE SWITCH AND WIRING WILL HAVE A MINIMUM 
CURRENT CAPACITY OF 30 AMPS. THE CONDUIT AND WIRE SHOULD TERMINATE 
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AT THE AIR CONDITIONER LOCATION, EXTERIOR OF THE PARENT ROOM. 
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F. INSTALL A PUSHBUTTON EXTERNAL TO THE PARENT ROOM, NEAR 
THE ENTRANCE. WIRING (2) WIRE, 14 GAUGE) AND CONDUIT FROM THE 
PUSH BUTTON SHOULD TERMINATE INSIDE THE PARENT ROOM NEAR THE CENTER 
OF THE CEILING. PUSHBUTTON WIRING MAY BE ROUTED THROUGH THE ROOM 
LIGHTS CONDUIT. THE PUSHBUTTON WILL PROVIDE AN EXTERNAL ROOM TO 
INTERNAL ROOM SIGNAL CAPABILITY. 

2. TSO ATHENS BELIEVES THAT THE MOST EXPEDITIOUS METHOD OF 
TRANSPORTING THE ROOM IS TO TRUCK IT FROM ATHENS TO ISTANBUL. TSO 
ATHENS WILL COORDINATE ATHENS/ISTANBUL ACR SHIPPING ACTIVITY 
AND INSTALLATION. 

3. PLEASE ADVISE TSO ATHENS WHEN PARENT ROOM WORK IS COMPLETED. 

4. TSO ATHENS WILL PROVIDE FIRM INSTALLATION DATE WHEN 
ATHENS ARRIVAL OF ACR IS KNOWN. 
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